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he. Because the estimate of costs for the construction of the 
Center in the Basement area now exceeds the amount of BBM to be 20X1A1a 
provided by CIA and the Departments of the Amy, Navy and Air Force, 
even without the inclusion of a margin for unforeseen contingencies, 
aid because construction or equipment of the Center might be delayed 
while supplemental allocations were sought, it might be advisable to 
provide for a total construction and equipment allocation of , 
by requesting each of the four contributing agencies to provi 25X1A1a 
25X1A1ainstead of MBN) toward the construction and equipment fund. 
understand that the Air Force plans to proceed with construction and 
equipment of the Center on a cost-reimbursable basis, billing CIA, 
Army and Navy for their pro rata shares upon completion. Since the 
bili for each is likely to exceed the kaa each is directed to pro-95x1A1aq 
vide by the version of the directive at Tab C, I would recommend that 
a revised directive (See Tab D) be adopted in its place. If construce 
tion costs are ultimately less than presently estimated, a portion of 
the individual allocations would in effect be returned to the con- 
tributorse 
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